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Capital projects for the 2012/13 financial year 


Ref 

Sub-Directorate [R] 

GFS Classification |RJ 

Project name [R] 

Project Description 

Funding 
source [R] 

Planned Start Date 

[R] 

Planned 

Completion Date 

IRI 

Ward [R] 


Area |R| 

1 

Finance and 

Administration 

Manager: Finance and 
Administration 

Budget and treasury 

Grap compliant Financial System 

Grap compliant Financial System 

1 

2012/07/01 

2013/06/30 

ALL 


Finance and 

Administration 

Manager: Finance and 
Administration 

Budget and treasury 

FInansles: Rekenaars 

Rekenaars 


2012/07/01 

2012/08/31 

ALL 1 


Finance and 

Administration 

Manager: Finance and 
Administration 

Budget and treasury 

Waardasierol 

Waardasierol 


2012/07/01 

2013/06/30 

ALL 1 

• 

Finance and 

Administration 

Administration 

Corporate services 

Urn: Administrasle 

Urn: Administrasle 

1 

2012/09/01 

2012/09/30 

All 1 


Finance and 

Administration 

Administration 

Corporate services 

Stofsuier 

Stofsuier 

1 

2013/05/01 

2013/05/31 

ALL 1 


Finance and 

Administration 

Manager: Finance and 
Administration 

Budget and treasury 

Lessenaar 

Lessenaar 

1 

2012/07/01 

2012/08/31 

ALL 1 


Executive and 

Council 

Municipal Manager 

Corporate services 

Fotostaatmasjien 

Fotostaatmasjien 

1 

2012/08/01 

2012/10/31 

ALL 1 


Executive and 

Council 

Municipal Manager 

Corporate services 

Kantoortoerusting: FInansies 

Kantoortoerusting: Finansles 

1 

2012/11/01 

2013/03/31 

ALL 


Technical Services 

Manager: Technical 
Services 

Waste water 

manaitemant 

6" Suigpomp 

6" Suigpomp 

1 

2012/10/01 

2012/10/31 

ALL 1 

10 

Technical Services 

Manager: Technical 
Services 

Corporate services 

Gereedskap 

Gereedskap 

11 

2012/07/01 

2013/06/30 

ALL 1 

11 

Technical Services 

Manager: Technical 
Services 

Corporate services 

Reh Swelsmasjlen 

Reh Swelsmasjlen 

1 

2012/07/01 

2012/07/31 

ALL 1 

12 

Technical Services 

Manager: Technical 
Services 

Waste water 

manaitemant 

Riool toerusting 

Riool toerusting 

1 

2012/09/01 

2012/12/31 

ALL 

13 

Technical Services 

Manager: Technical 
Services 

Water 

SOOOILWatertenk 

SOOOILWatertenk 


2013/02/01 

2013/02/28 

ALL 1 

u 

Executive and 

Council 

IDP 

Corporate services 

Verfraal Dorpsingange 

Verfraai Dorpsingange 


2013/05/01 

2013/05/31 

ALL 1 

IS 

Technical Services 

Manager: Technical 
Services 

Waste water 

manaitement 

Baslese Dlenste:Landellke gebied (vip 
toilette, water) 

Baslese Oienste:Landellke gebied 
(vlp toilette, water) 


2012/07/01 

2013/06/30 

1 2 

16 

Technical Services 

Manager: Technical 
Services 

Housing 

Matjies Behuis 

39 low cost houses In 
Matjiesfontein 


2012/07/01 

2013/06/30 

1 2 

17 

Public Safety 

PubllcSsC^ 

Public safety 

BrandweerwaentHe 

Brandwmerwaentjle 


2012/11/01 

2012/11/30 

ALL 1 

18 

Public Safety 

n 

Manager: Public Safety 

Community and social 
services 

Sportgronde: Laingsburg Opgraderlng 

Sportgronde: Laingsburg 
Opgradering 


2013/02/01 

2013/04/30 

2 3 

19 

Technical Services 

Manager: Technical 
Services 

Waste water 

manaitement 

RIoolpomp 

RIoolpomp 


2013/02/01 

2013/02/28 

ALL 

20 

Technical Services 

Manager: Technical 
Services 

Waste water 

manaitement 

Reh Riooldamme 

Reh Riooldamme 


2012/08/01 

2013/03/31 

ALL 1 

21 

Technical Services 

Manager: Technical 
Services 

Housing 

Matjiesfontein 32 Transnet huise 

Matjiesfontein 32 Transnet huise 


2012/07/01 

2013/06/30 

1 2 

22 

Technical Services 

Manager: Technical 
Services 

Waste water 

manaitement 

Matjies New Sanitation 

Matjies New Sanitation 


2012/07/01 

2013/06/30 

1 2 

23 

Technical Services 

Manager: Technical 
Services 

Road transport 

Strata en Stormwater Kambro straat 

Wvk3 

Strata en Stormwater Kambro 
straat Wyk 3 


2012/07/01 

2012/10/31 

3 4 

24 

Technical Services 

Manager: Technical 
Services 

Road transport 

Kersliggies 

Kersliggies 


2012/11/01 

2012/11/30 

ALL 1 

25 

Technical Services 

Manager: Technical 
Services 

Road transport 

Goldnerville: Nuwe Stormwater 

Goldnerville: Nuwe Stormwater 


2012/10/01 

2013/02/28 

4 


5 

26 

Technical Services 

Manager: Technical 
Services 

Road transport 

Goldnerville:Reh Gabions 

Goldnerville:Reh Gabions 


2012/10/01 

2013/02/28 

4 


5 

27 

Technical Services 

Manager: Technical 
Services 

Road transport 

Goldnerville: Nuwe Stormwater Kanaal 

Goldnerville: Nuwe Stormwater 

Kanaal 


2013/02/01 

2013/06/30 

4 


5 

28 

Technical Services 

Manager: Technical 
Services 

Road transport 

Reh Stormwater kanaal -Acacia Primer 

Wvk4 

Reh Stormwater kanaal - Acacia 
Primer Wyk 4 


2013/02/01 

2013/06/30 

4 


5 

29 

Technical Services 

Manager: Technical 
Services 

Road transport 

Nuwe Gabions - Acacia Primer Wyk 4 

Nuwe Gabions - Acacia Primer Wyk 


2013/01/01 

2013/06/30 

4 


5 

30 

Technical Services 

Manager: Technical 
Services 

Road transport 

SypaadJIes: Skool- en Proteastraat 

SypaadJIes: Skool- en Proteastraat 


2012/07/01 

2012/10/31 

4 


5 

31 

Technical Services 

Manager: Technical 
Services 

Road transport 

Opgradering bestaande Stormwater 
kanale Wyk 2 

Opgradering bestaande 
Stormwater kanale Wyk 2 


2012/08/01 

2012/11/30 

2 3 

32 

Technical Services 

Manager: Technical 
Services 

Road transport 

Bavlaansweg Fletsroete Wyk 1 

Bavlaansweg Fletsroete Wyk 1 

3 

2012/08/01 

2012/11/30 

1 2 

33 

Technical Services 

Manager: Technical 
Services 

Road transport 

Konstruksie nuwe Voetpaale - Hospitaal 
na Soutkioof str 

Konstruksie nuwe Voetpaale - 
Hospitaal na Soutkioof str 

3 

2012/10/31 

2013/02/28 

3 4 

34 

Technical Services 

Manager: Technical 
Services 

Water 

Waterpomp 

Waterpomp 

1 

2012/09/01 

2012/10/31 

ALL 1 

35 

Technical Services 

Manager: Technical 
Services 

Electricity 

National Electrification Program 

National Electrification Program 

9 

2012/07/01 

2013/06/30 

ALL 

36 

Technical Services 

Manager: Technical 
Services 

Electricity 

Elektrisitelts Ondersoek 

Elektrisitelts Ondersoek 

3 

2012/08/01 

2013/04/30 1 

ALL 1 
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Line Item (200 chars) 

July 

August 

September 

October 

November 

December 

January 

February 

March 

April 

May 

June 


TOTAL 

1 

Property rates 

188000 

188000 

188000 

188000 

188000 

188000 

188000 

188000 

188000 

189000 

189000 

189000 


2259000 

2 

Property rates - penalties & collection 

0 

0 

1000 

0 

0 

1000 

0 

0 

1000 

0 

0 

1000 


4000 

3 

Service charges - Electricity 

668000 

668000 

668000 

668000 

668000 

668000 

668000 

668000 

668000 

668000 

669000 

669000 


8018000 

4 

Service charges - Water 

170000 

170000 

170000 

170000 

170000 

170000 

170000 

170000 

170000 

171000 

171000 

171000 



5 

Service charges - Sanitation 

138000 

138000 

138000 

138000 

139000 

139000 

139000 

139000 

139000 

139000 

139000 

139000 



6 

Service Charges - refuse 

122000 

122000 

122000 

122000 

122000 

122000 

122000 

123000 

123000 

123000 

123000 

123000 


1469000 

7 

Rental of facilities and equipment 

50000 

51000 

51000 

51000 

51000 

51000 

51000 

51000 

51000 

51000 

51000 

51000 


611000 

8 

Interest earned - external investments 

38000 

38000 

38000 

38000 

38000 

38000 

38000 

38000 






460000 

9 

Interest earned - outstanding debtors 

5000 

5000 

5000 

5000 

5000 

5000 

5000 

5000 

5000 

5000 

5000 

5000 


60000 

10 

Fines 

183000 

183000 

183000 

183000 

183000 

183000 

183000 

183000 

184000 

184000 

184000 

184000 


2200000 

11 

Licences and permits 

17000 

17000 

17000 

17000 

17000 

17000 

17000 

17000 

17000 

17000 

18000 

18000 



12 

Agency services 

6000 

6000 

6000 

6000 

7000 

7000 

7000 

7000 

7000 

7000 

7000 

7000 



13 

Transfer receipts - operational 


2381000 


2381000 


2381000 


2381000 

2381000 






14 

Other revenue 

46000 

46000 

46000 

46000 

46000 

46000 

46000 

46000 

47000 

47000 

47000 

47000 




TOTAL 

R 4 012 000 

R 4 013 000 

R 4 014 000 


R 4 015 000 

R 4 016 000 

R 4 015 000 



R 4 021 000 

R 4 023 000 

R 4 025 000 

□ 
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